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Message Text 


UNCLASSIFIED 

PAGE 01 SANA 03214 181228Z 

15 

ACTION SY-05 

INFO OCT-01 NEA-10 ISO-OO /016W 

059064 

R 181200Z NOV 75 

FM AMEMBASSY SANA 

TO SECSTATE WASHDC PRIORITY 6761 

UNCLAS SANA 3214 

FOR OIC, CDR HOFF, NAVAL SUPPORT UNIT 

EO 11652: N/A 

TAGS: ASEC.APER 

SUBJECT: SEABEE CONSEC PROJECT 

REF: STATE 255901 

1. PRESENT PACE OF CONSTRUCTION PROJECT HAS SLOWED TO THE 
POINT WHERE TWO SEABEES NO LONGER WARRANTED. 

2. UTC COOKS WILL BE RETURNING WASHINGTON O/A 24 NOV. 

3. ALTHOUGH WORK HAS SLOWED DOWN DUE TO LABOR STRIFE AND 
LANDLORD DRAGGING HIS HEELS, POST FEELS IT MANDATORY 
THAT ONE CONSEC SEABEE REMAIN ON THE JOB. TOO MUCH TIME 
AND EFFORT HAS BEEN SPENT ON THE PROJECT TO ABANDON IT 
NOW. 

4. THEREFORE REQUEST BU CORLEY BE EXTENDED 30 DAYS. THIS 
WOULD PUT CORLEY S ETD O/A DEC 31, 1975. POST HOPES 
PROJECT COMPLETED BY THEN BUT WE HAVE OUR DOUBTS. 

WE WILL REASSESS SITUATION AROUND MID DECEMBER AND KEEP 
DEPARTMENT AND NSU INFORMED. 

5. PLEASE ADVISE POST ASAP REGARDING CORLEY EXTENSION. 
SCOTES 

UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 18 NOV 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975SANA03214 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750401-0013 
From: SANA 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linkl 975/newtext/tl 9751 1 32/aaaabckt. tel 

Line Count: 51 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE 255901 
Review Action: RELEASED, APPROVED 
Review Authority: izenbeiO 
Review Comment: n/a 
Review Content Flags: 

Review Date: 1 1 JUL 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <1 1 JUL 2003 by ReddocGW>; APPROVED <25 FEB 2004 by izenbei0> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SEABEE CONSEC PROJECT 
TAGS: ASEC, APER 
To: STATE 
Type: TE 
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